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19 Mereh 1958 


Subject: Contract No. ME 25X1A 


Dear Burke: 


Delivery of the five Government Furnished Lenses, 2h° £/6 
for use on the subject contract were scheduled as follows: 


three leases would be shippeé during the month of March 1958. 
Gae alemeut of glass has not been received by PAE although it. 
iu understood that it is in translit. Assuming that the glase 
is received by March 15, 1958, Pa anticipates that they will 
be able to ship the remaining lenses by Aly 15, 1958. 


Based on this delay, please advise as to your revised 
Gelivery schedule. 


oe eS eee FEST’ and 


to above vill be signed and returned to you. 


The recommendation for Spares and Ground Support | 
as submitted in your letter of § March 1958 is being reviewed 
and you will be advised later as to approval or recommended 
changes 


* 


25X1A Very truly yours, 
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